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NEW JERSEY STATE HIGHWAY 


COPY 2 


CONSTRUCTION 


Despite the winter season, construction is proceeding at a record 
pace with 5); road projects valued at $113,000,000 currently under 
way. During the past month another 1h projects were accepted as 
completed. Bridge work is also advancing with 51 structures under 
construction on State highways while inspection is being provided 


for six bridges now being built by counties. 


In the design category plans and specifications are being readied 


on 39 additional projects many of which will be advertised soon. 
COLLEGE RECRUITMENT 


Our 1962 Campus Recruitment Program got under way in January when 
representatives of this Department visited Lehigh University in 
Bethlehem, Pennsylvania, and Drexel Institute of Technology in 
Philadelphia, Pennsylvania. At Lehigh nine young men were inter- 
viewed and five at Drexel. While campus interest appears to be 
satisfactory, responses to invitations to visit the Department as 
an indication of definite interest and for further interviews 


have not materialized. 
HLGHWAY DEPARTMENT REPORT 


Initial distribution of the State Highway Department's eight year 


report has been completed. 


NJDOT RESEARCH LIBRARY 
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HIGHWAY DEPARTMENT REPORT, contd. 


In all more than 6,000 copies have been sent out. More than 
half went to libraries in New Jersey, public school systems, 
leading industrial firms, and for the first time, libraries of 


each accredited college and university in the United States. 


Among others who received copies of this report were members of 
the Legislature, New Jersey mayors, U.S. governors, New Jersey 
senators and congressmen, cabinet officers, chairmen of local 
planning boards, editors and publishers of New Jersey and nearby 


newspapers, radio stations and State House correspondents. 


In addition 1,000 copies have been made available to our employees. 
By placing limited quantities of the reports in the lobby of the 


Highway Building interested visitors may also obtain copies. 
SNOW REMOVAL & ICE CONTROL 


The cumulative snowfall this winter has been considerably less 
than last year as a comparison of 1960-61 and 1961-62 records 
indicate on the basis of February 1 tabulation. 

1960-61 1961-62 


District 1 (north) hS.6 ine 16.2 in. 
District 2 (central) B2e7 her 7. 
District 3 (south) Sy are yee Nee 


Totéls -~- LES vipers 35.7 «8 
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SNOW REMOVAL & ICE CONTROL (contd. ) 


The costs, however, are not running proportionately as much lower 
as the snow precipitation would seem to indicate. This fact is 
accounted for in several ways. In contrast to last year, when 
deep snows were encountered with little precipitation in between, 
this winter has resulted in many so-called "nuisance storms". 
These latter have required our crews to operate round-the-clock on 
moderate snowfalls at frequent intervals and have required concen- 


tration on ice control. 


The extent to which ice control has entered the picture this year 
is evidenced by the fact that to date we have used as much salt as 
at this tim last year. The fact that our highways must be kept 
clear under all conditions has required additional patrolling when- 
ever precipitation is a possibility according to our twice a day 


forecasts. 
WHITE LINE MAINTENANCE 


Bids will be received on March 8 for painting 526 miles of white 
lines on State highways in six metropolitan area counties this 


spring and next fall. Plans call for repainting center lines and 


lane lines on stretches of highways in Bergen, Essex, Hudson, Morris, 


Passaic and Union Counties. 
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WHITE LINE MAINTENANCE (contd.) 


Specifications will require that some work in Bergen, Essex, 
Hudson and Union Counties be performed on Sundays to eliminate 
interference with normally heavy traffic on week days. Spring 


painting is scheduled to start March 25 and fall work on October 7. 


All white line work was formerly performed entirely with State 
Highway Department forces but as the program increased to include 
more miles of highway, outer-edge striping and cross-walk marking, 
portions of this work were contracted for in order to approximate 
two paintings a year. The cost of painting white lines by contract 
is $.013h a foot. State forces average $.01)3 a foot. The slight 
differential in cost reflects the fact that our people paint the 
more exacting types of work such as cross-walks, no passing zones 
and center lines. In all there are l2,000,000 feet of white lines 


on the State system. 
"HOW TO DOUBLE THE ANTE" 


On Sunday, February )}, a Sunday newspaper magazine supplement 


"PARADE" contained an article entitled, "The Great Highway Robbery". 


In this article there was a paragraph that on its face indicated 
the State Highway Department paid an heiress over $2 million for a 


piece of property she was willing to sell for $800,000. 


he 


Lait Heke Ba iy 


0?tdw Fe jdet: ots 


frm slolovwa te Hern lssnen Pea 


‘ 1eod aly 


; F of ie eer Ad ¥ q ine y a Poe Poilwes fa 
Ee ee Pee ak an i Dae Me rs a - 
is included in this r ae 
Te x i is ae : ff. 1 y «s : 4 H 
: any ) oi ’ Z: ETT oe 5, tm ; © 
ors kot - — a , 


ne Aer aes Be) eoart its 


af ae - { - 
ee 2 — 
as F 
Pi meade Lae 
. hi it edie 7 a 
“ae as 4 ry at ‘ UG a 
2 kek METS th ea + 
rie Sf a/V one ; 
p J > tw 
Lae 
+” ; oF 
h $F op aria* A “re “* . 
A oo: “ ‘ = J 


MEETINGS 


In addition to the routine staff and other meetings, the follow- 


ing are a few of the conferences and meetings held during the 


month: 


Jane. 22 = 


Jane 23 ~ 


Met with publisher and editor of the Passaic Herald 
News and others regarding proposed alignment of Route 21 


through City of Passaic. 


Senator Harper met with the Commissioner and staff 
members on Route 15 improvements and other highway 


matters affecting Sussex County. 


The effect of the Narrows Bridge in terms of increased 
traffic on the streets of Elizabeth was discussed with 
Executive Director Wanamaker of the Turnpike and members 
of his staff together with Port Authority officials and 


officials of the City of Elizabeth. 


Attended a meeting at the Office of Governor Hughes 
together with Executive Secretary Tobin of the Port of 
New York Authority to discuss Port Authority activities 


affecting New Jersey. 


New Jersey Highway Authority staff members and their 
consultants met with Commissioner and staff members to 
discuss the effect of the East-West Highway and other 


proposed highways on the Garden State Parkway traffic. 
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MEETINGS (contd. ) 


Jane 


Jane 


Jan. 


Jan. 


Jan, 


23 = 


2h = 


25 = 


29 = 


30 - 


The over-all tax situation in the Jersey City area was 


discussed with Mayor Gangemi of Jersey City. 


Met with William Clark, editor of the Newark News, con- 


cerning several highway matters in the Essex County area. 


Senator Dumont came to the Highway Department to discuss 


distribution of Herrick Fund allocations for Warren County. 
Attended signing of Chester Ferry Bill at the State House. 


Further meetings were held with Elizabeth officials con- 
cerning future traffic problems with particular emphasis 
on problems to be created by the opening of the Narrows 


Bridge. 


With Governor Hughes the Commissioner met with Mayor Leo 
P. Carlin of Newark re the proposed alignment of Interstate 
Route 38 through that municipality. It was agreed to set 
up a meeting to go over our estimates on alignment in the 
Weequahic area in the vicinity of Newark for February 19, 
but because of snow and the transit strike Newark officials 


requested a postponement until Monday, February 26. 
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MEETINGS (contd. ) 


Jan. 31 - 


Feb. 1 


Feb. 6 


A meeting was held in the Governor's office with 
officials of the New Jersey Highway Authority, their 
Executive Assistant, engineers, fiscal advisors and 
attorneys at which time the Authority stated that pro- 
posed financing could not be arranged to cover the Park- 
way's obligation under the proposed Parkway- East-West 
Highway plan. The Highway Department took issue and it 
was agreed to arrange an early session to discuss the 
matter in more detail with particular emphasis on the 


effect of Interstate highways on the Garden State Parkway. 


Cabinet Meeting. 


Mr. Eugene Mori and associates met with the Commissioner 
concerning plans in the Secaucus area and the possibility 
of obtaining certain parcels of land currently held by 
the State Highway Department and the New Jersey Turnpike 


Authority. 


The State Chamber of Commerce dinner in Washington. 


Members of the Forward Paterson group, including Messrs. 
Abe J. Greene and Frank McBride met with us to discuss 


Route 21 alignments and peripheral highways in Paterson. 
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MEETINGS (contd.) 


Feb. ij oy 


Feb. 8 - 


Feb. 13- 


Feb. 16- 


A group of Monmouth County officials and business men 
together with Assemblyman Beadleston visited the State 
Highway Department to discuss in detail highway construction 
in Monmouth County with particular emphasis on Route 36 


where objections to our center barrier have been raised. 


Members of the Turnpike Authority and the Highway Com- 
missioner discussed with Governor Hughes Authority matters 


in general and present and future Turnpike planning. 


Aligriment of railroad connections in the New Jersey meadows 
was the subject of a meeting attended by the Chairman of 
the Erie-Lackawanna Railroad, Vice-President of the Penn- 
sylvania Railroad, Port Authority officials and the State 


Highway Commissioner. 


Met with Edward Cooperstein concerning a new radio and 


television station in New Jersey. 


H. & M. World Trade Center bill signed by Governor Hughes 


with large group present. 


Senator Haines and delegation from Burlington County 
conferred with us concerning our plans to modernize the 
intersection of Routes 38 & 73, the Maple Shade traffic 


circle. 
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BIDS RECEIVED 


Jan. 18 - 


Feb. 8 


Route U. S. 202 Freeway 

Pavement Reconstruction of Existing 
marginal road, south of Smith Road 

Township of Parsippany-Troy Hills, 

Morris County. 


Dosch-King Company, Whippany $ 11,927.10 


Route U. S. 130 

Pedestrian Bridges 

Garfield Avenue and Federal Street 
Pennsauken Township, Camden County. 


W.L.M. Company, Haddonfield 60 192.60 
Total Bids Received $ 72,419.70 


ll. 


CONTRACTS AWARDED 


Jan. 19 = Routes 35-3 
Widening - Resurfacing - Dualization 
Brielle and Wall Township 
Monmouth County. 


Manzo Contracting Company, Matawan 


Jan. 19 - Route U. S. QW - Relocation 
Grading - Paving - Drainage 
Alpine, Bergen County. 


Ufheil Construction Co., New Milford 


Jan. 26 = Route U. S. 202 Freeway 
Pavement Reconstruction of Existing 
Marginal Road, south of Smith Road. 
Parsippany-Troy Hills Township, 
Morris County. 


Dosch-King Company, Whippany 
Total Contracts Awarded 


12. 


$1,857, lh2.20 


227 5419.20 


11,927.10 
$2 ,096,788.50 
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Governor Hughes signs the Hudson & Manhattan-World Trade Center Bill authorizing the Port of New 
York Authority to purchase the H. & M. 
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(1962) 
The February l, 1961 issue of "Parade - The Sunday Newspaper Magazine", 


oer ave in the Sunday editions of 51 newspapers vrais dale the 
nation with a combined circulation estimated at 12,000,000 copies, 
featured an article by Jack Anderson titled "The Great Highway Robbery". 
Supposedly based on information gathered by Congressman Blatnik and his 
associates, the article purported to reveal instances of graft and 
corruption on the part of highway officials and legislators of the various 


States in connection with construction of the Interstate Highway System. 


The single reference to New Jersey is riddled with inaccuracies and mis- 
representations. The writer apparently depended to a large extent upon 


hearsay, without examination of the public record available to him. 


The implication that the New Jersey Highway Department was prompted by 
political influence to depart from normal and proper procedure evaporates 
in the face of the evidence and, considered by itself, is not worth 
noticing. However, the disservice rendered the citizens of the United 
States by impugning the motives of all or those who have devoted themselves 


to public service demands attention. 
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The Highway Department in New Jersey not only favors complete exposure 


of wrongdoing in the conduct of Me taxpayers! business, but actively 
promotes this goal through constant internal checks by investigators 
attached to the Commissioner's office. Experience shows that this 
approach produces concrete results -- anyone seeking to "get rich quick" 
soon turns his talents to greener fields. But experience also Brora 
that ill-conceived and inaccurate "scare stories" often defeat the legi- 
timate purpose of serious-minded investigations, creating a smokescreen 
behind which the real culprits may escape. The following analysis is- 
presented as a demonstration of just how far "The Great Highway Robbery" 


strayed from facts. 


‘Under the sub-heading "How to Double the Ante", Mr. Anderson wrote: 
An heiress with an estate at Palisades, N.J., made an even 
bigger killing. She was willing to settle out of court for 
$800,000. But because a state senator was representing the 

family and no one wanted to clash with him, it was decided to 

obtain a legal condemnation. The taxpayers coughed up to $1.6 


million -- double the price." 


If only the Highway Department itself was involved, statements of such 
origin and character would not warrant response. But Mr. Anderson's 
attack also implies that the taxpayers suffered unfairly through the 

due legal process provided for the taking of property by the State. This 


cannot remain unchallenged. 
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As a matter of actual fact, not a single sentence of the entire paragraph 
in the article quoted above is correct. The estate, owned by Dr. and Mrs. 
John C. Burnett, was located in Alpine, not Palisades. The asking price 
was $3 million, not $800,000. The "state senator" did not represent 

the owners until after condemnation proceedings were instituted and upheld, 
over the owners! vehement objections, by the highest court in the State. 
Prolonged litigation before Condemnation Commissioners resulted in an | 
award of $1.2 million but the Highway Department considered this entirely 
too high and appealed. A Superior Court Jury, upheld by the State Supreme 
Court, then set the value of the property at approximately $1.6 million -- 
but part of this sum was paid by the Palisades Interstate Park Commission 


from private funds. 


Even if the allegations by Mr. Anderson bore some semblance to reality, 
their place in an article dealing with construction of the Interstate 
System is open to question. The Burnett property was condemned as a 

step necessary to construction of the Palisades Parkway. The acquisition 
was a 100 per cent State project and Federal funds were not involved in 


any way. 
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Mr. Anderson cites Rep. Blatnik and his associates as the main source 
of information. Two teams of investigators employed by the Blatnik 
Committee reviewed the Highway Department's files pertaining to Federal 
Aid projects for several months. However, since the Parkway was not a 


Federal Aid project, they had no occasion to review the Burnett file. 


The long and protracted legal proceedings, starting in 1952, four years 
before the inception of the Interstate program, were given ample 
publicity at the time, but it is difficult to see how the facts then 


disclosed through sworn testimony could be misinterpreted. 


A condensation of the events in this case, in chronological order 


reveals: 


May 1, 1953 -- The then State Highway Commissioner authorizes Right-of- 
way Division to negotiate for 55 acres in Alpine owned by Dr. and Mrs. 
John C. Burnett. Preliminary estimate indicates cost between $1,000,000 


and $1,500,000, The sum of $1,000,000 actually reserved for purchase. 


May 13,-1953 - Owners refuse verbal offer of $750,000 from State. 
Their asking price $3,000,000. State repeats verbal offer in writing 


May 25, but owners again refuse. 


May 25, 1953 -- State Highway Commissioner approves condemnation proceedings, 
Owners obtain temporary injunction from Judge John C. Grimshaw, Jr., State 


Superior Court's Chancery Division, restraining Highway Department. 
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Auge 26, 1953 -~ Judge Grimshaw lifts restraint against condemnation of 
22 acres required for actual construction of Palisades Interstate Parkway, 


reserves decision on balance of property. Owners appeal. 


Sept. h, 1953 -- Superior Court's Appellate Division upholds lifting of 
restraint of condemnation of 22 acres. Owners! appeal certified to 


Supreme Courte 


Jan. 11, 195) ~- Supreme Court upholds lifting of restraint of condemnation 


of 22 acres, permitting construction to start. 


May 19, 195), -- Order entered by Judge Grimshaw lifting restraint on 
condemnation of remaining 33 acres in Burnett property on the basis 
it will be landlocked by the Parkway. Owners appeal, but drop case 


July 27, 195i. 


(Up to this point, the State was represented by former Judge 
Francis Lloyd and the Owners were represented by Mr. Irving 


Riker, Esq. of Newark) 


June 11, 195); -- Superior Court Judge Wallace Leyden appoints three 


qualified Condemnation Commissioners. 


March 28, 1955 -- Condemnation Hearings begin. Testimony for owners shows 
top value of $2,730,115 and low value of $2,63,089.20 for land and 
buildings on basis of original cost and improvements. Testimony for State 


shows market value of 750,000. 
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Dec. 8, 1955 -- Condemnation Commissioners award owners $1,2)5,312.50, 


Deputy Attorney General for State recommends appeal. 


Jane 7, 1956 -~ Mrs. Burnett dies at age of 8) leaving property to 


Dr. Burnett. 


June l-18, 1956 -- Jury trial before Judge Leyden and blue ribbon. jury. 
In his charge to jury, Judge Leyden allows consideration of replacement 
‘cost of buildings less depreciation because of the "unique" nature of the 
dwellings, which could not be classified architecturally. This was the 
first time in New Jersey that the "unique property" theory was applied 


to dwellings. 


June 18, 1956 -- Jury returns verdict of $1,585,600. Deputy Attorney 


General recommends appeal, authorized June 21. 


May 31, 1957 -- New Jersey Supreme Court upholds jury award, adding 


interest which bring the total price to $1,617,081.79. 


June 1h, 1957 -- Left no alternative, state Highway Commissioner 


approves final settlement as of June 21, 1957, 


‘June 26, 1957 -- Check in the amount of $111,770.99 received from 


Palisades Park Commission to defray portion of cost of acquisition. 
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Pee AU OF PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TU xedo 2-3000 - Ext. 431-432 


IMMEDIATE RELEASE 1962 


Cuthbert Road Interchange 
Delaware Township, Camden Co, 


Trenton, Feb. 15 « The New Jersey State Highway Department today announced 
the final design for the Route 38-Cuthbert Road interchange in Delaware 
Township, Camden County, has been completed, and construction plans are 


underway. 


The interchange is part of a 2.6—mile modernization project designed to 
add road space to heavily traveled Route 38, and provide another interchange 
at Browning Road, 


The modernization project, in turn, is part of an overall Camden area 
program that has seen the construction of about $52 million worth of new 
highways and improvements since 1955, and has another $17 million on the 
books now for further improvements. The Route 38 project accounts for 


$l million of the total allocation. 


The original design of the Route 38-Cuthbert Road interchange was revised 
in consideration of the Roman Catholic Archdiocese of Camden which produced 
evidence at a public hearing last September showing that the interchange, 
as proposed, would somewhat hamper the Diocese's recently completed plans 


for new high school facilities on its adjoining poperty. 


The final design came out of a series of meetingsbetween highway engineers 
and Diocesan representatives, that, in the words of a Department spokesman, 


(more ) 
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ROUTE 38 
Cuthbert Road Interchange 
Delaware Township, Camden 
“gives due recognition to the equity of the driving public, the Archdiocese, 
other adjoining property owners, the state, and the federal government's 


participation", 


A sketch of the new interchange shows Cuthbert Road relocated about 
100 feet west of its present path and passing over Route 38 on a bridge 


to be about 200 feet long, 


Cloverleaf ramps will provide main connections between the highways, and 


other connecting ramps will permit secondary movements, 


Common concern for the safety of school buses prompted the design of 
left-turn harbors, to be protected by curbs, on Cuthbert Road opposite 
the Catholic High School entrance, At another location a cloverleaf 
ramp replaces a short conrector that would have required left turns 


by the school buses across traffic. 
Cost of the overall project will be shared by New Jersey and the federal 
government. 
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BUREAU OF PUBLIC INFORMATION 
NEW JERSEY STATE Led ley DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


RELEASE THURSDAY P.M.ts 1962 


FEBRUARY 15 PAINTING LINES = ADV 
Six Counties 


Trenton, Feb. 15 = The New Jersey State Highway Department today asked 
for bids Mareh 8 ona contract for painting a total of 526 miles 
of white traffic lines on State highways in six counties this spring 
and fall, 


The Department's program calls for repainting center lines and lane 
lines on stretches of highway in Bergen, Essex, Hudson, Morris, Passaic 
and Union Counties, using reflecting paint. Other lines marking cross- 
walks, approaches and "stop" boundaries at 63 locations also will be 


freshened, 


The contract requires that most of the work in Bergen, Essex, Hudson 
and Union Counties be done on Sundays to eliminate traffic slow-ups 
and hazardous conditions during week days. In other areas where traffic 


conditions are more favorable, painting will be allowed on week days, 


Spring painting will start March 25 and the fall work October 7. Each 
operation mst be completed within four Sundays, plus 15 week days, after 


each starting date, 


All bids for the 100 per cent State financed project will be reviewed 


by State Highway engineers before the contract is awarded, 
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eter OF PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


RELEASE FRIDAY P.M, 1962 

FEBRUARY 9 nOUTE U.S. 9 = HEARING 
Monnouth=Middlesex Counties 

Trenton, Feb. 9 = The New Jersey State Highway Department today scheduled 

@ public hearing Mar, 8 to explain plans for dualizing about 9.5 miles of 

U.S. Route 9 from the Route 18 junction in Middlesex County south to Toll Gate 


Corners near Freehold in Monmouth County. 


The proposed plan calls for constructing a new two-lane northbound roadway, 
resurfacing the existing two-lane roadway before it is assigned to south- 
bound traffic, and building left-turn "jughandle" Safety facilities at 


main intersections, 


A Highway Department spokesman noted that a previous public hearing, held 
last May, covered the proposed dualization of Route 9 from Toll Gate Corners 
south for another 1.3 miles to Adelphia Road, Construction plans for this job 


are nearing completion, 


Both projects, the Spokesman said, are part of the Department's Master Plan 
for modernizing New Jersey's highway system to meet anticipated traffic 


conditions in 1975, 


immediate aim of the Route 9 dualization is to bring the highway 's capacity 
up to the capacity of Route 18, the dual highway that was connected to U.S. 9 


just north of the Monmouth-Middlesex County line in 1960. 


The hearing will begin 10:30 a.m. in the Freeholder's Meeting Room, Monmouth 
County Hall of Records in Freehold. 


(more ) 
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ROUTE U.S. 9 ~ HEARING 
Monmouth=Middlesex Counties 


Under the long-range Master Plan, 1.2 miles of Route 33 are being widened 
east of Collingwood circle, and dualization work is to start along eight 


miles of Route 3h south of the circle to Brielle. 


This work, along with the proposed modernization of Route 36, the improvements 
on Routes 35 and 36 around the Eatontown circle, and the five miles of 
dualization completed on Route 35 in Ocean County underline the importance 


of providing adequate highways for the shore resort areas. 


At the Mar, 8 hearing, highway officials will explain that construction of the 
new Route 9 northbound roadway would start just north of Tollgate Corners 

in Freshold Township, and extend to an existing section of northbound roadway 
previously constructed from Main Street past the Route 33 traffic circle, 

Two "U" turn jughandles also would be built about half-way between Tollgate 


Corners and Main Street, 


From the Route 33 circle the new northbound roadway would be constructed through 
Manalapan and Marlboro Townships in Monmouth County, to the Route 18 overpass 


in Madison Township, Middlesex County. 


The Department's proposed plans show the new roadway would be located 16 feet 
to 36 feet east of the existing highway. The center strip would become a 


grass center island bordered by bituminous concrete shoulders three feet wide, 


Both roadways, upon completion of the proposed modernization, would provide 
two 12-foot traffic lanes flanked by outer shoulders ten feet wide, all surfaced 


with bituminous concrete. 


(more ) 
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1962 

ROUTE U.S. 9 = HEARING 

Monmouth=Mi.ddlesex Counties 
To prevent accidents and stoppages on the highway's main traffic lanes, 
the Department HW oposes to construct turnaround loops and "Sughandle" 
connector roads at main intersections. More than 230 jughandles now in 
Operation throughout the State have proven effective in reducing accidents 


and tie-ups, 


A pair of jughandles is proposed for Symmes Drivey. and another set at 


Lafayette Mills Road. 


To the north and south of the Gordon's Corner interchange, short connector 
roads would be built to lead traffic from the local road to northbound and 


southbound Route 9. 


In Marlboro Township a pair of jJughandles are planned for Clayton Road, and 
the Union Hill Road overpass would be widened to permit the proposed north- 
bound roadway to pass beneath, Connecting ramps would be provided between 


Union Hill Road and the highway. 


A pair of jughandles are planned for Hawkins Corner (Route 520) and another 
Set at Freneau Road in Madison Township, North of Freneau Road the northbound 


roadway would again merge with the existing single Route 9 roadway, 
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erent Or PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


IMMEDIATE RELEASE 1962 
; ROUTE 130 - BIDS 
Pedestrian Overpasses 
Camden County 


Trenton, Feb. 8 ~ The W.L.M, Company, of Haddonfield, today submitted 
the low bid of $60,192.60 on a contract for constructing two pedestrians 
overpasses across Route 130 at Garfield Avenue and Federal Street in 


Pennsauken Township, Camden County. 


The Garfield Avenue overpass, to be constructed about 35 feet east 
of the intersection, will have an 87-foot span, The Federal Street 
bridge will be 90 feet long. 


Costs of the new project, to take 60 working days, will be paid by 
the State. No decision on the award of contract will be made until 
all items contained in the lump sum bid by the various contractors 


are reviewed by State Highway engineers, 


Other bidders were: Gaskill Construction Co., Riverside, $61,970.50 
John W. Thompson Co., Trenton, $68,150.15; Arthur R, Henry, Inc., 
Northfield, 9795057103 Fo A. Camiso & Sons, Phila,, 97359912633 


Park Concrete Associates, Palmyra, $63,405.23, 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000 - Ext. 431-432 


1962 

FRANKLIN BOULEVARD = ADV. 
Franklin Township, Somerset Co. 
Federal-Aid Secondary 


FOR WEDNESDAY PMs RELEASE 
January 31. 


Trenton, Jan. 31 - The New Jersey State Highway Department today advertised 
for bids February 21 on a contract for reconstructing another section of 


Franklin Boulevard in Franklin Township, Somerset County. 


The new project is the third in a series of four projects aimed at providing 
an adequate traffic corridor between Easton Avenue and Route 27 by modernizing 


the existing narrow road, 


Two completed projects, totaling $150,000, have provided a h0O-foot wide highway 
consisting of two 12-foot wide traffic lanes and eight-foot shoulders, all 


bituminous concrete surfaced. 


The new project calls for similar improvements from Belmar Street to Hamilton 
Street to replace the existing 20-foot wide two-lane road which is bordered 
by narrow earth shoulders. A traffic signal will be installed at Hamilton 


Street. 


The plans also call for a new concrete sidewalk four feet wide to extend along 
the west edge of the modernized highway for the safety and convenience of 


children attending the elementary school and near-completed high school. 


Cost of the construction will be shared by Somerset County and the Federal 


Government. The project is scheduled for completion within 100 working days. 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


1962 
ROUTE 50 -— BRIDGE WORK 
Atlantic-Cape May Counties. 


RELEASE TUES. P.M, 


Trenton, January 23.— The New Jersey State Highway Department today advised 
motorists using Route 50 in Cape May and Atlantic Counties that the bridge over 


the Tuckahoe River will have only one lane open for the next month, 


A Department spokesman said work on the two-lane drawspan bridge, which crosses 
the river between Corbin City and Upper Township, is scheduled to begin 
tomorrow, Wednesday. Construction crews will start the job of replacing the 


existing wood deck with a modern steel grid deck, 


The spokesman added that the new deck, in addition to eliminating the rumbling 
of loose planks, will be much lighter to raise, and will require little 


maintenance, 


The project is part of a continuing modernization program designed to provide 
increased safety and cut maintenance costs. All redecking costs are being 


paid entirely by the State. 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton 


TUxedo 2-3000- Ext. 431-432 


RELEASE MONDAY P.M.'s 1962 


ROUTE 1 =- ADV. 

Woodbridge Ave. Interchange 

Edison Twpoe, Middlesex Coe 
Trenton, Jan 22 - The New Jersey State Highway Department today advertised 


for bids March 1 on a contract to construct an interchange at Woodbridge 


Avenue and Route 1 in Edison Township, Middlesex County. 


The contract also calls for improving a 1.3 mile section of Route 1 extending 
from the south end of the Raritan River bridge in New Brunswick north to 


Plainfield Avenue in Edison Township. 


According to a Highway Department spokesman the work is part of the Department's 
overall program to modernize Route 1 from Trenton to Newark, and provide safe 
access facilities for communities bordering the busy north-south corridor 


highway. 


Modernization of Route 1 has progressed from Trenton about 21 miles north to 


the Route 130 circle in North Brunswick at a cost of $6.) million. 


The modernization consists generally of widening and resurfacing the highway, 
and erecting a continuous high center barrier with openings only at signal 
light-protected jughandle intersections. Completion of the project advertised 
today will provide a high center barrier from Trenton to Plainfield Avenue, 


a distance of about 2) miles. 


North of the Route 130 circle, 1.2 miles of Route 1 was modernized to College 


Farm Road in North Brunswick under a $900,000 contract that also provided an 


interchange for Milltown Road, (more ) 
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ROUTE 1 = ADV. 
Woodbridge Ave, Interchange 
Edison Twoe, Middlesex Co. 
Within the mile-long stretch from College Farm Road to the new Route 18 
interchange, the highway still has a grass center island dividing the 


two-lane concrete roadways. This section will be modernized under a future 


contract. 


A $156 million contract completed last December saw the construction of the 
Route 18 interchange, and nearly a mile of Route 1 improved to the Raritan 


River Bridge, 


The project advertised today was alloted $2 million in the Department's 


1959-60 construction program, 


Under a $50,000 contract.completed in 1960, 17 unprotected openings in the 
existing center island were closed, and six jughandles constructed in the 


1.5 mile section between Plainfield Avenue and Old Post Road. 


Unprotected island openings in the 2.2 mile section between Old Post Road 


and Amboy Avenue, in Metuchen, will be closed by the end of 1962. 


A $3.6 million project for construction of an interchange for Route 1 and 
Interstate Route 287 started in October and is scheduled for completion 


this December. This site is near Metuchen, 


Other safety facilities are being constructed in Newark and Elizabeth at a 


cost of $72,000. 


Key to the future Woodbridge Avenue interchange is the overpass to be con- 
structed across Route 1 about 500 feet south of the present intersection, 


The single span bridge will carry four 13-foot traffic lanes divided by a 
(more ) 
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1962 
ROUTE 1 = ADV. 
Woodbridge Ave, Interchange 
Edison Twp.y Middlesex County 
l-foot wide center island. Its deck will be 70 feet wide and 160 feet long. 
Sidewalks are included in the plans, Vertical distance between the bridge 


and Route 1 will be 1 feet, 5 inches. 


A new road will extend from the west end of the bridge back to existing 
Woodbridge Avenue near Riverview Avenue, and provide connections to Player 


Avenue and Woodbridge Avenue eastbound onposite Myra Place, 


A short road near the Woodbridge Avenne=Route 1 intersection will curve to 


southbound Route l. 


From the east end of the bridge over Route 1, a new road will be constructed 
to connect with Linden Avenue south, Woddbridge Avenue via a new connecting 
road, Main Street and Silver Lake Road. It joins Woodbridge Avenue past 


Russell Avenue, 


Another westbound connecting road will branch from Route 1 south of the 
overpass, extending west from Player Avenue and joining the new Woodbridge 


overpass road at Meeker Avenue. 


Improvements planned for Route 1 will eliminate left turns across opposing 
traffic lanes by erecting an unbroken concrete barrier nearly three feet high 
in place of the present low divider, The center barrier will extend from the 


present barrier, which ends about 300 feet south of the Raritan River bridge, 


north to Plainfield Avenue, 


The plans also call for resurfacing the entire highway with bituminous concrete 
and widening it to a width of 10) feet in the vicinity of the overpass to 


provide entrance=-exit lanes in addition to the six main traffic lanes, 


(more ) 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


1962 
INTERSTATE ROUTE 287 — BIDS 
Marginal Road 
Parsippany~Troy Hills Twp. 
Morris County 


IMMEDIATE RELEASE 


Trenton, Jan. 18 = The Dosch-King Company, of Whippany, today submitted 
the low bid of $11,927.10 on a contract for reconstructing a marginal 
road along Interstate Route 287 before turning it over to Parsippany-Troy 


Hillis Township in Morris Countye. 


A Highway Department spokesman said the Township intends to use the 


road as an access route to an industrial development area, 


The marginal road extends south from Smith Road for 2,185 feet along 
the east side of Route 287 built in this area as the Route 202 Freeway, 
The Department will reconstruct it as a two-lane bituminous concrete 
road with gravel shoulders five feet wide and then turn it over to the 


municipality for maintenance. 


Costs for the reconstruction, alloted 12 working days, will be paid by th Stat, 


No decision on the award of contract will be made until all items contained in 


the: lump sum bid by the various contractors are reviewed by State Highway engireers. 


Other bidders were: Tri-County Asphalt Corp., Roseland, $13,977.35; 

C. H. Winans Coe, Roselle, $15,993.32; Union Building & Construction 
Corpe, Passaic, $15,862.35; Ralph Verone & Sons, Kenilworth, $1,978.20; 
Val Della Pella Contyvastors, Bloomfield, $1,357.29; Franklin Contracting 


Cos, Little Falls, $17,987.59, 
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BUREAU OF PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


IMMEDIATE RELEASE 1962 
ROUTE i.0% 6 = ADV, 
Caldwell Township 


Essex County 


Trenton, Jan. 18 = The New Jersey State Highway Department today called for 
bids March 1 on a contract to modernize the intersections of Route 6 with 
Clinton Road and Plymouth Street in Caldwell Township, Essex County, to 


provide greater driving safety, 


Highway Department plans call for constructing jughandle turn reads along both 
Sides of Route 16 to bring Clinton Road end Piymouth Street traffic to a 
Single opening in the main highway's center island, A traffic signal there 


will protect cross-highway traffic movements, 


All existing openings in the Route h6 center island will then be closed, 


including the left-turn slot from eastbound 6 to northbound Plymouth Street, 


The modified jughandles will provide direct, protected connections between 
Clinton Road and Plymouth Street in both directions, and full connections 
between the highway and the roads for all conventional movements. All cross- 
highway movements will flow through the Single-cpening intersection, to be 


Situated about 350 feet west of Plymouth Street and opposite Clinton Road, 


In addition, nearly 2,000 feet of Route 46 in the vicinity of the intersection 
Will be widened at various locations and the entire stretch resur faced wi th 


bituminous concrete, 


Clinton Road also is scheduled for widening to provide four bituminous concrete 


lanes near its junction with Route 6, The existing two-lane concrete pavement 


will remain as the base for th new surface, 
(more ) 
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1962 
ROUTE U.S, 6 ~ ADV. 
Caldwell Township 
Essex County 


About 250 feet of Plymouth Street adjacent to the main highway will be 


reconstructed to accommodate the new jughandle entrances, 


Other Route 6 safety improvement projects include a $5,000 intersection 
revision at Baldwin and Beverwyck Roads in Parsippany=Troy Hills Township 


primarily for the safety of school buses. This project was completed last July. 


Completed in 1960 was a 1.6 mile installation of high concrete center barrier 
between East Ruby Avenue and Jones Road in Palisades Park and Fort Lee, Bergen 


County. 


In the Department's current construction program a half-million dollars has 
been allocated for widening Route 46 from Drakestown, where the highway is 


dualized, to Budd Lake in Mount Olive Township, Morris County. 


This section of the highway is a narrow two-lane road with an 18-foot wide 
concrete pavement that is inadequate for an increasing traffic volume that is 


approaching 12,000 vehicles per day. 


The Department has scheduled 75 working days for the Caldwell Township project, 
with its costs being shared by the Federal Government and New Jersey, All 


bids will be reviewed before the contract is awarded, 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


RELEASE THURSDAY P.M,'s 1962 
JANUARY 18 ROUTE N.J. 70 - COMPLETION 


Resurfacing, Camden County 


Trenton, Jan. 18 = The New Jersey State Highway Department today announced 
the $175,000 job of resurfacing Route 70 between the Route 1 circle and 
the south branch of the Pennsauken Creek in Delaware Township, Camden County, 


is virtually completed. 


Remaining work includes minor roadside construction, landscaping and final 


clean-up. 


The original two-lane roadway and its outer shoulder have been resurfaced 
with bituminous concrete except for a half-mile section across the New 
Jersey Turnpike, and the future location of the Interstate Route 295 inter- 


change with Route 70. 


The old two-lane road was converted to a dual highway in 1932 when a two-lane 


concrete roadway and center island were built alongside the original roadway, 


Resurfacing work started on the westbound lanes just east of the Route 1 circle 


and continued for 1.2 miles easterly past Covered Bridge Road. 


East of the New Jersey Turnpike in the second section, the eastbound lanes 
were resurfaced for 1.7 miles to the end of the project near the Pennsauken 
Creek's south branch. A )00-foot section near Marlkress Road was completely 


reconstructed to eliminate a hump. 


(more ) 
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1962 

ROUTE N.J. 70 - COMPLETION 

Resurfacing, Camden County 
Other construction work completed or underway in the general area includes 
dualization of Route 73 from Route 130 to Route 38 at a cost of $1.3 million; 
two widening and resurfacing projects on Route 130 for a total of $1.7 million; 
a $2 million interchange for Routes 130 and 73, and a $50,000 signal light 


installation job. 


South of Camden, a $350,000 project for illuminating Interstate Route 295 
as and overpasses is underway and another $230,000 Interstate 295 
overhead lighting installation job is done. Construction of a 2.2 mile 
section of the Interstate route from Mt. Ephraim to Westville at a cost of 


more than $5 million is due for completion this sumer, 


Future projects include improvement of Route 38 from the Airport Circle to 
Woodland Avenue at a programmed cost of $4 million, Route 70 has been alloted 
another $1.5 million for an overpass at Cuthbert Boulevard. On Route 130, 

two railroad underpasses in Pennsauken Township and another in Collingswood 
have been alloted $2 million. A grade separation for Maple Shade Circle 


also has been alloted $2 million, 


The total of all money spent for major highway construction in an area roughly 
bounded by Burlington, Turnersville, and West Deptford Township in Gloucester 
County, shows that improvements since 1955 have cost more than $50 million, 


Money allocated for construction through next June amounts to $17 million, 


A Highway Department spokesman noted that these sums reflect the Camden 
metropolitan areats position as one of the State's busiest and fastest growing 


industrialeresidential areas. 
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‘a PUREAU OF PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


IMMEDIATE RELEASE 1962 
L.C. PETERSEN = AWARD 
TREN TON 

Trenton, Jan. 16 - Governor Robert B,. Meyner has presented New Jersey's 


highest award for professional accomplishment to Lawrence C. Petersen, 


Director and Chief Bridge Engineer of the State Highway Department. 


The award, a large bronze plaque, was presented on the recommendation of the 
New Jersey State Employees? Awards Committee for Mr. Petersen's long and 


outstanding service in the field of bridge engineering. 


In presenting the award, Governor Meyner commented that the State was 
fortunate in having the services of men of Mr. Petersen's calibre, who 

have dedicated themselves to the interest of the public with full knowledge 
that more lucrative rewards could be found in non-governmental professional 


engineering fields. 


Mr, Petersen accepted the award on behalf of his staff in the Department's 
Bridge Division. He said that every member of the Division deserved 
recognition for his or her contribution to the Division's accomplishments, 


and should feel the award was presented to them as well as to himself, 


Mr, Petersen received his engineering education at Pratt Institute and 
Drexel Institute and in his 3 years of State service rose from Junior 
Engineer to Chief Bridge Engineer. He is a licensed professional Engineer 
and a member of the American Society of Civil Engineers and the Association 


(more ) 
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L.C. PETERSEN = AWARD 
TRENTON 
of State Highway Officials. He has presented professional papers before 


conferences of these organizations and has written articles for the pro- 


fessional magazine "Civil Engineering", 


During Mr. Petersen's incumbency as Director of the Bridge Division he has 

- served as a member of numerous departmental committees and has worked 
continuously to improve procedures, increase production and to effect economies 
in the operation of his unit. Some of his accomplishments include: increased 
use of welded steel construction to supplant riveted girders; introduction 

and use of prestressed.concrete; prefabrication of footbridges; utilization 

of electronic computers for engineering computations and microfilming of 
tracings and drawings. In 1958, the Highway Department received Honorable 
Mention from the American Institute of Steel Construction in nation-wide 


competition for the design of the Manahawkin Bay Bridge. 


Present at the Awards ceremony were several other engineers of the Highway 
Department including Otto H. Fritzsche, and Arthur J. lichentenberg who 
worked with Mr. Petersen for many years as well as Dwight R. G. Palmer, 
Highway Commissioner; Mrs. Thelma Parkinson Sharp, President of the Civil 
Service Commission and William R. Monyer, Chairman of the State Awards 


Committee. 


The presentation coincided with Mr. Petersen's birthday on Jmuary 1) and 


the 3rd anniversary of his State employment on January 23. 
He lives at 2062 Pennington Road, Trenton, with his wife Ethel. 
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